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August 10, 1960 


Dan: 

Enclosed for your approval are the original 
and three (3) copies of Supplemental Agreement No. 4 
to Contract dated June 24, 1958. This is for 
Settlement of Termination of Contract Work. 
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Agr****nt Mo. 4 to 
Contract dated Juna 24, 193S. 


swnMtmrsM. 

to 


C08T*FUf»-FIXBfi-FSS UOHT1ACT 


witJa 


THE PEAKlh- 8LMEX CORPQRAXlt® 


Contractors Hycon Manufacturing Company 
Pa# adana, California 

Suppiaaantal Agraasiaet for: Settlement of Termination of Contract 

Work 


' '* ■ 
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XiUS SUPPLIKSKUL AGHSEMXfcT OF SZTTLKMIFT. entered into this twentieth <20th> 
day of July I960 between the Perkin-Ilmer Corporation sad the Hycon Hanuf accusing 

Company 


(i) a corporation organised and existing under the Laws of the State 
of Delaware, 

witnesses! imti 

WHEREAS, the Contractor and the FerkiB- Elmer Corporation have entered Into 
n contract under date of 24 Jure 1936, which, together with any end ell amendment i , 
change* , siodif leadens, end supplements thereto, is hereinafter referred to as ‘’the 
contract '; and 

WHK&SAS, the Termination clause of the contract provides that the performance 
of work, under the contract may at the convenience of the Governmen t ha terminated by 
the Government in whole, or from thee to time in part, whenever the Contracting officer 
shall determine that such termination Is in the best interests of tine Government, 
and that tha Contractor and Perkin- Elmer Corporation may agree upon the whole or any 
part of the amount to be paid to tha Contractor by reason of such termination; and 

WHUtfiaS, by notice of termination dated 16 Uecaaber 1938, The Perkin* Simer 
Corporation advised the Contractor of the complete termination of the contract for 
the convenience of the Government; and 

WHSKEAS, as used herein, the following terns shall have the meaning;* hereinafter 
set forth: 


The tern "termination inventory" means any items of physical property purchased , 
siwppli #4, manufactured, furnished, or otherwise acquired for performance of the con- 
tract which are properly allocable to the terminated portion of the contract, but 
shall not include *»y facilities, materials, production or other equipment, or specie! 
tooling, which are subject to & separate contract or a special contract provision 
governing the use or disposition, thereof. Termination inventory may Include Government- 
furnlehed property and con tractor* acquired property as dsfinad below. 

CD Government* furnished property is property in the possession of or 
acquired directly by tha Government and delivered or otherwise uade avail- 
able to the Contractor. 


<11} Contractor-acquired property is property procured or otherwise 
provided by the Contractor for the performance of e contract, whether at 
not the Government has title by the terms of the contract, or exerciser 
its contractual right to take title. 


The term subcontract means any contract as defined in ASPR 1-201.6 other 
than a prime contract, entered into by e prime contractor or a subcontractor , calling 
for supplies or services required for the performance of any one or more prime con- 
tracts. 

The tern "scrap means property that has no reasonable prospect of being sold 
except for the recovery value of its basic material content. 

HOW XNSRSFOKS, the parties hereto do mutually agree es follows: 
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A&TKU i. Contractor cartifiae that ell contract termination tavantory 

{including serap) has been retained or otherwise acqolrod by It, aold to ^Iro 
rot umd to suppliers, stored for the Government. delivered to the Coveramanr^ or 
otherwise properly accounted for, and *U procoada or retention price# thereat* *■* 
ft have been taken into account la arriving at this agreement. 


ARTICLE 2. e. The Contractor eertiflaa that, prior to the e«a«ot*oc of this 
4 igree»ent. each of the Contractor ’s iasedlete subcontractors vhose cleias U imlvmd 
tn the claim settled by this agreement, has furnished to the Contractor a certificate 
seating <l) that all of its subcontract termination inventory (including scrap) has 
Dm* Stained or otherwise acquired hy it, sold to third parties, returned to suppliers, 
stored for the Goverrrannt, delivered to the Government, or o thermae properly ac- 
counted for, and all proceeds cr retention prices thereof, if any » w « r ® 
account In arriving at the settlement of the subcontract or subcontract* and <lt> that 
the subcontractor has received from each of the immediate subcontractors whose claim 
was included is its claim e substantially similar certificate. 

b. The Contractor hereby transfers and conveys to the Government sli tbs 
riEht. title sad interest, if say, which the Contractor ha# received, or is entitled 
to receive, is and to subcontract termination inventory, if any, not otherwise properly 
accounted for, and hereby assigns to the Government any and all of its right* relating 

thereto. 

ARTICLE 3. The Contractor certifies that, with respect te ell it#** ®f te**si»a- 
tien inventory the costs of which were taken into account in arriving at the mm*nt 
of this settlement, or in the settlement of any s^^tract claim ina^ed In th^s 
settlement: (i) all such items ara properly allocable to the terminated portion of 

the contract; <li> such item# are not in excess of the reasonable <juantitetlvc r*- 
duirenents of the terminated portion of the eontrect; (ill) **«h term# do not Inelmce 
any items reasonably usable, without loss to the Contractor, or its other work; end 
(S/) the Contractor ha* informed the Contracting Officer of any substantial .change 
in the status of s u c h items between the dates of Its termination inventory schedule# 
and the date of this agreement. 

mtlCUt 4. In all cases where the Contractor has not previously made aocfc pay 
®«nt« the Contractor shall, within ten (10) day# after receipt of the payment pro- 
vU* for ,«r.uiui«r , » .Mfc of «. i-MjUtt IwByr. (« T to gU r 

assignees) the respective amount# to which they are entitled, after deducting, ii 
the Contractor so elects, any amounts then due and payable to the Contractor y ru 
subcontractors, 

AXTICLS 3. a. The Contractor has received the *a» of 198,179-02 on account ©i 
work and services performed, or articles delivered, under the eontrect prior to 
effective det* of termination. The Perkin-EW Corporation m . part of this^goti.te, 
settlement hereby confirms and acknowledges the right of the Contractor, subject i 

th. pra.t.ion. of Articl, 4 taMf, to Mtolo .uoh uTLtU* 

such .u* con.tltutM * .orctoc of tho total mow* to «htch tho Coottoetor 1, etiWit 

in collate and final settlement «f the contract* 

b. la addition, upon execution of this agreement, The Perkin- Timer Gorporat ion 
aareea to nay to the Contractor or it# aaeignee, upon presentation of properly ear- 
tilled invoices or vouchers, th* sum of $14,807.39. Said eum, together with ail other 
sutas heretofore, paid, constitute# payment ;i» full and coop late settlement ef jtae 
mount due the Contractor by reason of the complete termination of *ork under 
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_ trie . ^ a£ *u oth * r claim and liabilities of the Contractor and ; 

MTICL1 *. SatwlthatanUnt «y »“« ^ST^af^ 

ellkM and liabilities of the ?*rtt*s ***** the eootrect ate mt**y r**« 


«> «•*»* •rssrissf Kn. - 

gra IJflKJIfc JftftMbl $ WWW* .. »_,, jl*~ a any lMI&££SM£ 

,.Ai»-n-.r „ u . e * 

du . th. to. kw »<. „ tt. Catiraaw. <*«« *" •*' 

transection# tar vaisn a******** #»«• due to the Contractor scan eu* 

ks-h 5 r^srsrsa'iw: rr.r. r^ ^^^ 

rsKaaic unpaid after the 30- day patted. 

f 2) Ml rights end liabilities of the patties arising under f 1 * 
axtial ..,'it any. « otharola. ohl* «U« » 

Mt«. ^ ( P of tB J„t,y against yatant risk, 

meets, invention reports end liceasa*, . i£& rights a»tl liabilities 

«m» heads for patent indemlty ^ligations, together with tx&k* «« 

under amy such hood. 

„ .. .» sL-nasr rs.uass ssr= stsr- 

raneintag in it# custody. 

(*> All**.. «U* lUbULl.. of 

pact w any eonttaat taaoloatlcu iavaatcry atotaa lor th. oo amaaot p>» 

Article 1 hereof. 

... ... w liabilities of the partie# under the contract with res- 

<5> All lights ad iiaaitities r-» aceuired by the Contractor 

puct to «cy sad all Covereasat property, furnished to or ******** -r 

for the performance of tfei# contract. 

<*) Allots a* UaMUttea. tl any, of th. ya«l». 
l&aartau U tha extract m«a«a ffj? ** .yffShl. lu^aa r.UUns to th. 

sss? «»-=!•., .» 

not to benefit.*' 
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XK If XfISSS WHS&EOF, tibe parties hereto have caused this Suj.piesnaneai kgtmmmu-, 
Co b* duly executed as of the day mi y«« first above written* 


THE tmaMBJtOER tmfQBATiOE 


STATOTHR , 

/CCS Treasurer-Comptroller 


(seal) 

&c cast? 


STATOTHR 


(seal) 


STATOTHR 


area* HHWfAcmn»c cmmn. 



Attest: 


T 


STATOTHR 


STATOTHR 






Date 
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